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Message Text 

UNCLASSIFIED 

PAGE 01 KARACH 01486 271207Z 
ACTION OC-06 

INFO OCT-01 EA-12 NEA-10 ISO-OO CCO-OO OCL-OO SY-05 
FBOE-OO A-01 /035 W 

003844 271404Z/46 

R 270904Z MAR 78 
FM AMCONSUL KARACHI 
TO SECSTATE WASHDC 3168 
INFO AMEMBASSY NEW DELHI 
AMEMBASSY ISLAMABAD 
AMCONSUL HONG KONG 

UNCLAS KARACHI 1486 

NEW DELHI FOR ATO, ISLAMABAD FOR RCO, HONG KONG FOR RSS 

E.O. 11652: N/A 

TAGS: ASEC, AFAC, ABLD 

SUBJECT: CCC RENOVATION 

REF: (1) STATE 73667, (2) STATE 75563 (3) STATE 65224, 

(4) KARACHI 1012 

1 . BUILDING MATERIALS OUTLINED REF 1 ARE NOT REPEAT NOT ON SITE. 
ALTHOOUGH REQUIRED MATERIALS COULD PROBABLY BE GUESSED AT, 

NO BILL OF MATERIALS IS CONTAINED IN THE SPECIFICATIONS NOR HAS 
ONE BEEN PROVIDED SEPARATELY. 

2. GFE FLOOR TILES TO BE PROVIDED BY ATO AND ARE NOT ON SITE. 

3. REF 4 INFORMED THAT THE CONSULATE GENERAL WAS NOT IN A 
POSITION TO PROVIDE OVERALL SUPERVISION OF PROCUREMENT, 
SUB-CONTRACTING, AND LABOR, UNLESS TDY SUPPORT WAS AVAILABLE. 

4. THE POSSIBILITY OF LESTER BEING AVAILABLE FOR A FEW DAYS AT 
A TIME IS MUCH TOO TENUOUS A BASIS ON WHICH TO PROCEED WITH 
THIS RENOVATION. SINCE KARACHI HAS NO ONE TO ACT AS PROJECT 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 KARACH 01486 271207Z 

OFFICER AND TO SEE TO MATERIALS AND CONTRACT COMPLIANCE, THIS 
PROJECT MUST BE POSTPONED UNTIL SUCH TIME AS A FULL TIME PRO- 
JECT OFFICER CAN BE DETAILED TO KARACHI OR UNTIL THE POST’S 
NEWLY ASSIGNED MAINTENANCE OFFICER ARRIVES IN LATE JUNE OR 
EARLY JULY. 
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Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978KARACFI01486 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7801 32-1 002 
Format: TEL 
From: KARACHI 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780323/aaaaaswn.tel 

Line Count: 61 
Litigation Code IDs: 

Litigation Codes: 
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Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 90bf12bd-c288-dd11-92da-001cc4696bcc 
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Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
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Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 
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Review Event: 

Review Exemptions: n/a 
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